DECLARATORY 

Res.  No.  1 248^1 969 


For  the  Vacation  of  Harmar  Street  from  the 
southerly  property  line  extended  of 
Maumee  Avenue  to  the  north  property  line 
of  Jefferson  Street. 


Resolution  Adopted:  /\yg^  13^  -1959 

Confirmed : 



Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 


Contractor: 


Reported  Completed: 


A^ssment  Roll  Confirmed: 


B. 0.87-67 


DECLARATORT  RESOLUTION  NOj  248-1 969 

For  the  Vacation  of  Harmar  Street  from  the  southerly 
property  line  extended  of  Maumee  Avenue  to  the  north 
property  line  of  Jefferson  Street. 


PLANS  ORDERED: 

ADOPTED:  August  18,  1969 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Aug.  22  & 29,  1969 

Notices  mailed  Sept.  5,  1969 

HEARING  ON  CONFIRMATION:  Thurs.,  Sept.  18,  1969  3:30  p.  m 
CONFIRMED:  Sept.  18,  1969 

ASSESSMENT  ROLL  ORDERED:  Sept.  18,  1969 

ASSESSMENT  ROLL  APPROVED:  March  5,  1975 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.  Mar.  27,  1975  at  3:30  p.m. 

NOTICE  SERVED:  March  14,  1975 

ASSESSMENT  ROLL  CONFIRMED:  March  27,  1975 

Taken  to  D.  of  F. 

Complete 


DECLARATORY  RESOLUTION  No. 


1248 


For  the  Vacation  ■-Q..^_..H-Syniar 

Street  from  the  southerly  property  line  extended  of  Maumee  Avenue  to  the  north 
property  line  of  Jefferson  Street. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 

necessary  to  vacate  Harmar  Street  from  the  southerly  property  line  extended  of 

Maumee  Avenue  to  the  north  property  line  of  Jefferson  Street. 


All  as  shown  by  a plan  of  such  proposed  vacauun— 

-£x:-rpc3<M-  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Vacation pW'rpQflco-shall  be  as- 
sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation 

is  described  as  follows:  Lots  318  and 329 ; Hanna  * s 

Addition  and  a vacated  alley.  Also,  space  known  as  Hayden  Park.  Said  addition 
and  space  are  inclusive  to  the  City  of  Fort  Wayne,  Indiana. 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)  % 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


The  vacation  of  the  above  described street shall  be  subject  to  an  easement  for  the  use  of  the 

City  of  Fort  Wayne,  Indiana,  for  the  construction  and  maintenance  of  •eeiw***?. 

water  mains« 


All  Streets,  lots  and  lands  affected  by  the  above  described  vacation  are  situated  in  the 
southv;est  quarter  of  Section  One,  Township  30  north.  Range  12  east  and  lie 
wholly  within  the  corporate  limits  of  the  City  of  Fort  Wayne,  Indiana. 


ADOPTED  THIS 


IK. 


DAY  OF 


Attest: 

Secretary  Board  of  Public  Works. 


Board  of  Public  Works. 


HARMAR  SCHOOL 


STREET  TO  BE  VACATED 
RELOCATED  STREET 
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1248 


B.O.  87-67 


OFt^CE  OF 

Board  of  Public  Wooks 


Fort  Wayne  2.  Indiana 


54-53-1 

Sept.  18,  1969 


Date 


City  Engineer 


Dec.  1248-1969  Vacation  Harmar  St. 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Fred  S.  Ehrman 
Robert  W.  Dahman 
George  F.  Gable 
BOARD  OF  PUBLIC  WORKS 

ic 

end . Res.  & P.  0.  List 


Reply: 

February  28,  1975 

Assessment  roll  of  benefits  and  damages  for  Declaratory  Resolution  No,  1248-69 
completed  and  attached. 


Signed 


City  Engineer 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


Fort  Wayne  2.  Indiana 


B.O.  87-67 


Dafe 


54-53-1 

Sept.  18,  1969 


To 


City  Engineer 


Su Dec.  1248-1969  Vacation  Harmar  St. 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Fred  S.  Ehrman 
Robert  W.  Dahman 
George  F,  Gable 
BOARD  OF  PUBLIC  WORKS 

1c 

end.  Res.  & P.  0.  List 


Signed 


Reply: 


Arjcsnsoent  roll  of  bcnofits  and  danaros  for  Declaratory  Resolution 
completed  and  attached. 


tity  c:'i;i:'.eer 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


The  Port  Wayne  Community  Schools  have  submitted  a request  to 
vacate  Harraar  Street  from  Maumee  Avenue  to  Jefferson  Street 
pursuant  to  their  using  the  present  school  property  to  expand 
their  buildings,  A plat  plan  is  attached  for  your  information. 


KM:ms 


enc. 


Signed 

Reply: 


August  13,  1969 


1248 


Declaratory  Resolution,  drawing  and  property  ownership  list  completed  and 
attached. 

This  vacation  was  requested  in  order  that  Hayden  Park  can  be  utilized  as  a 
playground  area  for  Harmar  School.  All  departments  have  indicated  they  do 
not  object  to  this  proposal  but  Water  Engineering  will  require  an  easement  grant. 

We  did  not  include  area  residents  on  the  property  ownership  list  because  it  is 
impossible  to  determine  an  affected  area  on  this  type  vacation. 

The  only  notification,  therefore,  will  be  the  newspaper  legal  ad. 


Donald  E.  Bodeker 
Office  Manager 

attachs. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


1416- 
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Bill  No,  G-68-04-43 

GKNERAL  ORDINANCE  NO.  G- 18-68 

AN  ORDINANCE  amending  General  Ordinance  No. 
G-97  by  authorizing  the  vacation  of  a por- 
tion of  Harmer  Street, 


BE  IT  ORDAINED  BY  THE  COMMON  COUNCIL  OF  THE  CITY  OF  FORT  WAYNE,  INDIANA: 

SECTION  1„  The  following  Resolution  of  the  City  Plan  Commission,  to  -wit: 

"WHEREAS  Fort  Wayne  Community  Schools,  and  the  Board  of  Park  Commissioners,  City 
of  Fort  Wayne,  Indiana,  abutting  owners,  have  petitioned  and  requested  the  Fort 
Wayne  City  Plan  Commission  to  hold  a public  hearing  upon  the  vacation  of  the 
following  public  street  in  the  City  of  Fort  Wayne,  Indiana,  to-wit: 

Harmer  Street  from  the  North  right  of  way  line  of  Jefferson  Street  to  the 

Soulh  rigJiL  of  way  I i lU'  cd  MauiiM.'o  Avenue  extended  nor  tliwee,  L e r 1 y to  the 

liast  boimilary  line  ol  lx)L  329  in  Hanna's  East  Parle  Addition  tcj  the  City  of 

Fort  Wayne, 

all  in  accordance  with  the  terms  of  Section  44,  Chapter  174  of  the  Acts  of  the 
General  Assembly  of  the  State  of  Indiana,  as  amended  by  ection  3 of  Chapter  385 
of  the  ^^ts  of  1963  of  the  General  Assembly  of  the  State'^^of  Indiana  (Burns 
Indiana  Statutes  Annotated,  1964  Replacement,  Section  53-744):  and 

WHEREAS,  notice  of  such  public  hearing  has  been  given  by  due  and  proper 
publication  thereof;  and 

WHEREAS,  said  public  hearing  was  held  on  March  25,  1968,  at  7:30  P,M,,  and 
at  such  hearing  there  were  no  objections  of  any  kind  or  character  which  should 
prevent  the  vacation  of  said  public  street: 

NOW  iill''.KKl''OKK,  I'iK  li'  KIvSO  1 .Vlil)  by  t lie  I'inl  Wnyiu'  Cilv  i’lan  Ci.>inm  i s s i on  llial 
tlie  vacation  of  said  public  street  hereinbeiore  described  conforms  to  Lhe  general 
policy  and  pattern  of  development  set  out  in  the  master  plan  of  the  City  of  Fort 
Wayne,  Indiana;  and 

BE  IT  FURTHER  RESOLVED,  by  the  Fort  Wayne  City  Plan  Commission  that  the 
vacation  of  said  public  street  hereinbefore  described  be  and  the  same  is  hereby 
approved ; and 

BE  IT  FURTHER  RESOLVED,  that  the  action  of  the  Fort  Wayne  City  Plan  Commission 
be  forwarded  to  the  Common  Council  of  the  City  of  Fort  Wayne  for  its  action  thereon. 

duly  adopted  on  March  25,  1968  following  a public  hearing  thereon  after  first  giving 
notice  thereof,  all  pursuant  to  Section  44  of  Chapter  174  of  the  Acts  of  1947  of  the 
General  Assembly  of  the  State  of  Indiana,  as  amended  by  Section  3,  Chapter  385  of  the 
Acts  of  1963  of  the  General  Assembly  of  the  State  of  Indiana  (Section  53-744,  Burns 
Ind,  Statutes  Annotated,  1964  Replacement)  is  hereby  approved  and  the  recommendations 
made  by  said  Commission  are  now  accepted, 

SF.l'Tll'N  2,  Vacal  ion  ol  I lu'  slnv'l  (l('‘;r  t i bod  in  said  Ib'solul  ion  in  any  iiianm  r 
provid('d  bv  law  is  lu'r(,d)y  au  Litor  i zed  nrul  approved,, 

SECTION  3,  Upon  such  vacation  tlie  Thoroughfare  Plan  as  set  forth  in  General 
Ordin.ance  No,  C-97  adopted  t)y  I lie  OoMiiiion  (dninei  I on  Novenibi'f  26,  l')63.  is  b(  t(diy 
amended  accajrd  i ngl  y , 


1417- 


Read  the  third  time  in  full  and  on  motion  by  Steigerwald  seconded  by  Tipton  and 
duly  adopted,  placed  on  its  passage.  Passed  by  the  following  voter 
Ayes  nine 

Adams.  Dunifon,  Fay,,  Geake,  Nuckols.  Robinson,,  Rousseau,  Steigerwald  Tipton. 
Nays  none 

Date  „ 5-14 -68„  Fuad  G,  Bonahoom. 


Fassctl  and  adoplod  by  th('  CiMiiuion  Gouncil  of  the  Gity  of  Fori  Wayni'.,  Indiana,  as 
General  Ordinance  No.  G 18’ 68  on  the  14th  day  of  May,  1968„ 


Presented  by  me  to  the  Mayor  of  the  Gity  of  Fort  Wayne,  Indiana,  on  the  i5th  day 
of  May,  1968  at  the  hour  of  10:00  o'clock  A„M,  E,S,T, 


We.  your  Committee  on  Regulations  to  whom  was  referred  an  Ofdinance  amending 
General  Ordinance  No.  G-  97  by  authorizing  the  vacation  of  a portion  of  Harrison  Street 
have  had  said  Ordinance  under  con.siderat  ion  and  beg  leave  to  report  back  to  the  Common 
Council  that  said  Ordinance  DO  PASS,, 


Gity  Gierk 


ATTEST ;; 


(SEAL! 


Fuad  Go  Bonahoom 
City  Clerk 


Jack  Ko  Dun  iron 

Presiding  Officer 


Fuad  G„  Ijonahoom 
City  Clerk 


Bill  No,  G 68- 04  44 


REPORT  OF  THE  COMMITTEE  ON  REGULATIONS 


Phil  A„  Steigerwald 
Celia  Ann  Fa\ 

Thomas  Go  Adam-. 

John  H,  Robinson 
Edwin  .1  „ Rousseau 


Cl  II  H 11  I 1 1 ( I ill  ') 


l''ll.‘ld  G liOl  1.1 1 U H MU 

(' ) I \'  ( '.  I ( ■ r 1' 


Mr.  Lavon  E.  Miller 
Fort  Wayne  Community  Schools 
1230  South  Clinton  Street 
Fort  Wayne,  Indiana  46802 


Re:  Harmar  Street  Vacation 

Dear  Lavon, 

Last  fall  we  agreed  to  process  a resolution  for  the  vacation 
of  Harmar  Street  early  in  1968. 

We  are  still  unable  to  do  so,  however,  because  the  vacation 
has  not  been  approved  by  City  Plan  Commission.  If  this 
street  is  to  be  vacated  in  connection  with  proposed  con- 
struction work  this  summer,  we  suggest  your  attorney  submit 
a petition  to  the  Plan  Commission  in  the  near  future. 

Please  contact  me  if  we  can  be  of  further  service. 

Yours  truly, 

Donald  E.  Bodeker 
Office  Manager 

DEB:lc 

cc:  Board  of  Public  Works  ^ 

(B.O.  #87-1967) 

City  Plan  Commission 


L 


iTJXj 


; AclOO 
10d3X 


of  ^ort  Wni^ne 


Engineering  Department 


Fort  Wayne,  Indiana 


425  South  Calhoun  Street 


August  28,  1967 


Northern  Indiana  Public  Service  Company 
Indiana  & Michigan  Electric  Company 
General  Telephone  Company 

We  have  received  a petition  to  vacate  the  following; 

Harmar  Street  from  the  southerly  property  line  of  Maumee  Avenue  to  the  north 
property  line  of  Jefferson  Street. 

Please  check  your  easement  requirements  on  the  enclosed  post  card  and  return  to  us 
as  soon  as  possible. 


Very  truly  yours, 


Donald  E.  Bodeker 
Office  Manager 


DEB ; 1 c 
end . 


cc;  Board  of  Public  Works 
(Board  Order  #87-1967) 


Ji 


OU  tx 


G.F.G 


August  28,  1967 


William  J.  Jones 
Planning  Director 


Seward  Cross 
Traffic  Engineer 

Please  submit  your  opinion  and  recommendation  on  the  following 
proposed  vacation: 

Harmar  Street  from  the  southerly  property  line  of  Maumee 
Avenue  to  the  north  property  line  of  Jefferson  Street. 


This  vacation  was  requested  by  the  School  City  for  the  purpose 
of  providing  a fenced  playground  area  for  Harmar  School. 


Donald  E.  Bodeker 
Office  Manager 


DEB;lc 

attach. 


cci  Board  of  Public  Works 
(Board  Order  #87-1967) 


July  28,  1967 


B.O.  e7«*67 

City  !?Bsln'80i*  Afctonti^>i:i  Mr*  i^otj 


The  Fort  'ifcyna  Costaunlty  Schools  have  subtaSttod  a request  to 
vacate  Earnisr  street  from  Mauaco  Avenuo  to  Jefferson  Street 
pursuant  to  their  using  tho  proaent  school  property  to 
their  buildings.  A plot  plan  la  ottcrohed  for  your  Inforwatlon. 


, Clerk 


PDA  HD  OP  PtTSTJC  VOPKS 

KHtraa 

cno.  ^ ’ 


-i  ' . 


» 


i- 
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Buildings  and  Grounds  Department 


FORT  WAYNE  COMMUNITY  SCHOOLS 
1230  South  Clinton  Street 
Fort  Wayne,  Indiana  46802 

Area  Code  219  742-0111 

July  19,  1967 


Mr.  Fred  Ehrman,  Chairman 
Board  of  Public  Works 

308  E.  Berry  Street  Q 

Fort  Wayne,  Indiana 

0 

Dear  Mr.  Ehrman:  0 §3 

The  purpose  of  this  communication  is  to  elaborate  on  two  situations 
that  will  require  your  consideration  and  approval  before  we  can 
finalize  necessary  planning  involved  in  two  school  projects.  These 
situations  are: 

1 . Harmar  Elementary  School  - At  one  time  it  was  felt  we 

should  add  certain  facilities  to  this  school,  increasing 
its  capacity  to  accommodate  the  six  or  seven  rooms  of 
students  that  are  upon  us  almost  at  the  present  time. 

After  a more  careful  evaluation  of  the  situation,  however, 
it  appeared  to  be  more  appropriate  to  provide  for  the 
expanding  population  in  other  ways  and  not  increase  the 
size  of  an  already  large  elementary  building  (1000  pupils) . 
Our  thinking  at  the  present  is  to  go  into  the  existing 
Harmar  building  with  a general  uplifting  to  those  areas 
where  such  is  necessary.  This  would  include  new  windows, 
some  ceiling  and  floor  work,  general  room  redecoration, 
electrical  work,  improved  office  and  related  facilities, 
hot  lunch  facilities,  remodelled  rest  rooms,  library,  etc. 
Our  request  is  for  the  closing  of  Harmar  Street  from 
Jefferson  Street  to  Maumee,  keeping  Maumee  open  if 
necessary.  We  would  then  hope  to  obtain  the  portion  of 
the  park  area  remaining  after  the  Jef ferson-Maumee  inter- 
section is  improved.  The  additional  space  could  then 
provide  much  needed  play  and  recreational  area  for  the 
boys  and  girls . A plot  plan  is  attached  for  your 
information . 

2.  Elementary  School  - As  plans  were  being  developed 

for  a classroom  addition  to  the  Price  School,  it  was 
discovered  that  utilities  in  an  easement  cut  across  our 
school  property  immediately  adjacent  to  the  west  of  our 
existing  building.  Mr.  Dickerson,  project  architect  for 
Strauss  Associates,  Inc.  and  Mr.  Wehrenberg,  Fort  Wayne 


Mr . Fred  Ehrman 
July  19,  1967 
Page  2 


Community  Schools  Engineer,  have  been  active  in  discussing 
the  problem  with  various  agencies  involved.  The  following 
items  are  listed  for  your  information: 

a.  The  attached  plot  plan  details  the  situation. 

b.  The  project  is  scheduled  for  bidding  this  fall 
with  occupancy  next  September. 

c.  After  a meeting  with  Mr.  Bonar  and  Mr.  Poland 
of  the  Water  and  Sewer  Engineering  Department, 

(1)  Mr.  Foland  indicated  the  water  main  should 
be  relocated,  (2)  Both  agreed  the  Fort  Wayne 
Community  Schools  could  build  over  the  existing 
15"  sewer  if:  (a)  The  sewer  is  deep  enough, 

(b)  an  underground  easement  is  created  or  that 
required  by  law  to  permit  free  access  for 
maintenance,  (c)  A manhole  be  installed  at  both 
sides  of  the  addition,  and  (d)  The  foundation 
of  the  addition  be  so  designed  that  the  sewer 
not  be  subjected  to  any  additional  structural 
loading . 

d.  An  easement  could  be  established  around  the 
south  and  west  edge  of  our  property. 

e.  The  Gas  Company  has  agreed  to  reroute  their 
main  in  the  easement  identified  in  (d)  above. 


We  would  appreciate  your  consideration  of  the  above  requests  and 
would  be  happy  to  provide  any  additional  information  upon  your 
request.  We  would  like  to  thank  your  group  and  other  City  Offices 
that  have  been  so  very  cooperative  in  the  past. 


Lavon  E . Miller 
Director  of  Buildings 
and  Grounds 


LEM/LLG: Ik 
Enc  . 

cc:  Dr.  Young 


H.  Wehrenberg 
J.  Dickerson 


STREET  TO  BE  VACATED 
STREET  TO  BE  RELOCATED 
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NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


September  5,  1969 


1248 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory 

pass  Improvenient/Resolution  No.  ..12.4.8-1965. 

providing  for  the  Vacation  of  Harmar  Street  from  the  southerly  property  line  extended 
of  Maumee  Avenue  to  the  north  property  line  of  Jefferson  Street. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed... P™  Conference  Room  102 
a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


Hanna's  Addition  - Space 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 
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cents  per  line 
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TOTAL  AMOUNT  OF  CLAIM 
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I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowing  all  just 
credits,  and  that  no  part  of  the  same  has  been  paid. 
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property  owners 

9'''®'’  tiy  the  Board 

Public  Works  of  the  City  0/  Fort  Wavne, 

DeclorMory  Resolution  No.  1248>19i9 
nf^*ho°  °f  Public  Works 

Wayne,  Indiana,  that 
deemed  necessary  to 
IV  nrnn.rtli"’?'’  ^^om  the  souther- 

Av.SnS’^+F'ih  .extended  of  Maumee 

ferson  Street^*  property  line  of  Jef- 

nn«H  ° ot  such  pro- 

on*|,eJS‘’{!?e"  ^ic“e‘’‘’o?  th1’^*e‘^a''r'tm"e°n'^ 

The  cost  of  said  Vacation  shall  be 
?y  aff^ted“?hi"rrby”’''  beneflclal- 

The  Board  of  Public  Works  has  fixed 

S”  remoristrances  will  be 
eoasldered  from  persons  In- 
terested therein  or  affected  mereby  and 
on  *al<t  9ay  at  3;30  p.m.,  the  Board  will 
FJft  at  Its  office  for  the  purpose  of 
taking  final  action  thereon. 

/RED  S.  EHRMAN 

ROBERT  W.  DAHMAN 

GEO.  F.  GABLE 

.ttcct.  Of  public  works 

Kenneth  McGraw,  Clerk 
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PUBLISHER’S  AFFIDAVIT 

State  of  Indiana  ) 

_...ALLEM....  County  I 

Personally  appeared  before  me,  a notary  public  in  and  for  said  county  and  state,  the 

undersigned .Ho.stmail who,  being  duly  sworn,  says 

that .S.he  is Clerk ...of  the 

NEWS.3SENI.INEL 

a DA.IL.Y. newspaper  of  general  circulation  printed  and  published 

in  the  EJnglish  language  in  the  city  ^ . .EQRT  WAYNE.  INDIANA 

-tewR-  \ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

O o 

which  was  duly  published  in  said  paper  for ~ time...” , the  dates  of  publication  being 

as  follows: 

.AM,gus.t....2.2ji 1969 

.Augu.s.t.....2.9.> X9M 



Subscribed  and  sworn  to  before  me  this..,.??.^^^,.day  of 


My  commission  expires. 


AupUSt  .q  69 


March  8,  1970 


Notary  Public 


t*- 

i ’ 


\ 

' • 


» r* 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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cents  per  line  $ * 
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Date 19.69. 


Title. 


CLERK 


PUBLISHER’S  AFFIDAVIT 


I nuilCE  TO  PROPERTY  OWNERS 

Notice  is  hereby  given  by  the  Board 
Public  Works  of  the  City  of  Fort  Wayne, 

' Indiana,  that  on  the  18th  day  of  Au- 
gusf,  1969  fhe  said  Board  deeming  it  ne- 
cessary to  make  certain  improvements 
adopted  the  following: 

Declaratory  Resolution  No.  1248-1969 

Resolved  by  the  Board  of  Public  Works 
of  the  City  of  Fort  Wayne,  Indiana,  that 
it  is  desired  and  deemed  necessary  to 
vacate  Harmar  Street  from  the  souther- 
ly property  line  extended  of  AAaumee 
Avenue  to  the  north  property  line  of  Jef- 
ferson Street. 

All  as  shown  by  a plan  of  such  pro- 
*posed  Vacation  as  above  described,  now 
on  file  in  the  Office  of  the  Department 
of  Public  Works  of  the  City  of  Fort 
iWayne,  Indiana. 

The  cost  of  said  Vacation  shall  be 
assessed  against  the  property  beneficial- 
ly affected  thereby. 

The  Board  of  Public  Works  has  fixed 
Thursday,  September  the  18th,  1969  as 
the  date  on  which  remonstrances  will  be 
heard  and  considered  from  persons  in- 
terested therein  or  affected  thereby  end 
on  said  day  at  3:30  p.m.,  the  Board  will 
meet  at  its  office  for  the  purpose  of 
taking  final  action  thereon. 

FRED  S.  EHRMAN 
ROBERT  W.  DAHMAN 
GEO.  F.  GABLE 
BOARD  OF  PUBLIC  WORKS 
ATTEST:  Kenneth  McGrow,  Clerk 

8—22,  29 


Personally  appeared  before  me,  a notary  public  in  and  for  said  county  Euid  state,  the 

undersigned  who,  being  duly  sworn,  says 

that  she  is  of  the 


DAILY 


newspaper  of  general  circulation  printed  and  published 

in  the  English  language  in  the  city  ) FORT  WAYNE.  INDIANA 

"tUWH  T “ 

in  state  and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  is  a true  copy, 

which  was  duly  published  in  said  paper  for time §.,  the  dates  of  publication  being 

as  follows: 

AU£3liS.t.2.2*._l?„^ 

Aupust  2Q,  1969 


Subscribed  and  sworn  to  before  me  this.. 


ay  of -Ausiai. 

Notary  PubliqL'^ 


_i9._69 


>T ^ 


My  commission  expires.. 


L'.ar.cj:i....6-*_...If}.7D. 


I certify  that  the  within  claim  is  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 
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.22 

Note:  Above  table  is  based  on  a square  of  250  ems. 


THE  CITY  OF  FORT  WAYNE 

board  of  public  works 
March  18,  1975 


SUBJECT:  Hearings 

Dear  Counciliiian  Nuckols: 

Please  be  advised  that  the  Board  has  scheduled  a public  hearing  Thursday, 


You  are  invited  to  attend  this  public  hearing  and  hear  the  coicments  of 
your  constituents  regarding  the  project(s).  If  you  have  any  questions 
on  the  project (s),  please  feel  free  to  call. 

Sincerely, 

Jerry  D.  Boswell 
Carl  E.  O'Neal 

Glenn  G.  Conkling 

BOARD  OF  PUBLIC  NOPJCS 

ep 

cc:  ?-Li2/or 


March  27 


, 1975  at  3:30  p,m,  concerning  the  following 


projects(s) : 


HEARING  ON  CONFIRMATION  OF  ASSESSMENT  ROLL: 


Dec.  Res.  No.  1248-1969  Vac.  of  Harinar,  etc 


HEARING  ON  CONFIRMATION: 


Street,  etc.  Res.  No.  5682-1975  Chestnut-Reynolds  Area 
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